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Message Text 


UNCLASSIFIED 

PAGE 01 SAN JO 02132 302040Z 

65 

ACTION FBOE-OO 

INFO OCT-01 ARA-10 ISO-OO SY-05 ABF-01 /017W 

114496 

P 301957Z APR 76 

FM AMEMBASSY SAN JOSE 

TO SECSTATE WASHDC PRIORITY 3685 

UNCLAS SAN JOSE 2132 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: MSG SAN JOSE 

REF: SAN JOSE 4637, STATE 256067, SAN JOSE 4218, SCHOEB-GRZYBEK 
TELCON 

1 . REESTIMATE COST OF LOBBY REMODELING NOW COMPLETED. 

TWO BIDS RECEIVED WHICH ARE VALID FOR 30 DAYS ARE AS FOLLOWS: 
CONSTRUCCIONES RAPIDAS, S.A., AMOUNT: $34,546.00. 

CONSTRUCTORA ZUL, S.A., AMOUNT: $47,500.00. 

2. LOW BIDDER HAS INDICATED WORK CAN BE COMPLETED 6-8 
WEEKS WITH TEN HOUR CONSTRUCTION WORKDAY. WORK WILL HAVE 
THREE PHASES: FIRST IS OPENING OF NEW ENTRANCE TO CONSULAR 
SECTION; SECOND IS TEMPORARY CLOSING OF PRESENT MAIN ENTRANCE 
AND COMMERCIAL LIBRARY DURING REMODELING COMMERCIAL LIBRARY; 
THIRD IS RELOCATION MSG DESK AND SWITCHBOARD. PRESENT MAIN 
ENTRANCE MUST BE CLOSED TO PUBLIC AND EMPLOYEES DURING SECOND 
PHASE IN ORDER ALLOW FOR REMOVAL RUBBLE, ETC. FORSEE NO 
MAJOR PROBLEM AS NEW ENTRANCE WILL BE COMPLETED PRIOR TO 
COMMENCING PHASE 2. 

3. REQUEST AUTHORIZATION PROCEED AS SOON AS POSSIBLE 
BEFORE FORTHCOMING RAINY SEASON HITS SAN JOSE WITH FORCE. 

4. REQUEST 

FUND CITATION INCLUDE 5 PERCENT CONTINGENCY 
FACTOR FOR TOTAL AMOUNT $36,400.00. 

UNCLASSIFIED 

UNCLASSIFIED 
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5. PLAN IS BASICALLY. WITH MINOR MODIFICATIONS, IN 
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ACCORDANCE ARCHITECT HAHN PROPOSAL WHOSE ASSISTANCE 
GREATLY APPRECIATED. 

6. POST WISHES TO RESTATE MAJOR REASON FOR THIS PROJECT 
IS IN ACCORDANCE CONTENTS REFTELS. 

TODMAN 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 APR 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976SANJO02132 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7601 65-0667 
From: SAN JOSE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1976042/aaaaabkr.tel 

Line Count: 67 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 76 SAN JOSE 4637, 76 STATE 256067, 76 SAN JOSE 4218 

Review Action: RELEASED, APPROVED 

Review Authority: ellisoob 

Review Comment: n/a 

Review Content Flags: 

Review Date: 30 SEP 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <30 SEP 2004 by cookms>; APPROVED <02 NOV 2004 by ellisoob> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: MSG SAN JOSE 

TAGS: ASEC 

To: STATE 

Type: TE 
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